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LIMITED OFFICIAL USE BANGKOK 19891 

E.O. 11652: N/A 
TAGS: ABLD, TH 

SUBJECT: BUILDING MODIFICATIONS (SECURITY) ITEMIZED IN BANGKOK 3984 
REF: STATE 243083 

1. PROJECTS PARA l.A: LAST APRIL MSG GUARD DESK/COUNTER WAS 
COMPLETED AS WELL AS SECURITY SCREEN (CONSTRUCTION OF PACKAGE 
CONTROL ROOM DID NOT PROVE FEASIBLE. PROJECTS WERE FUNDED AND 
ARE CONSIDERED COMPLETED. 

2. PROJECT PARA 1 .B: DUE TO URGENCY, PROJECT WAS COMPLETED 
UTILIZING $1,600 OF FY 1973 FUNDS. THIS IS ONE FACTOR CAUSING 

US FUNDING PROBLEMS THIS FY. $1,600 OF NON-SECURITY RELATED WORK 
WE SHOULD HAVE BEEN ABLE TO COMPLETE IN FY 1973 MUST NOW BE 
ACCOMPLISHED IN FY 1974 AND WE ARE WITHOUT SUFFICIENT 
FUNDS. 

3. PROJECTS PARA 2.C(2): GENERATOR ROOM GRILND INSTALLED AS PART 

OF FUNDED CONTRACT SROHTFBOATREM TO INSTALL ELEVATOR PENTHOUSE 
GRILLS DID NOT PROVE TO BE PRACTICAL IDEA AND WAS DISCARDED. 

4. PROJECTS PARA 2.C (3); THESE PROJECTS HAVE NOT COMMENCED NOR 
HAVE THEY BEEN FUNDED. SUBSTNTIAL INCREASE IN STEEL PRICES AND 
INSTALLATION COSTS NECESSITATES INCREASE IN COST ESTIMATE FROM 
$4,400 TO $7,500. 

5. PROJECTS PARA 2.C (4): SECURITY GATE (COSTING APPROXIMATELY 
$2,000) FOR PEURIFOY COMPOUND IS SECURITY NEED FOR WHICH FUNDING 
LIMITED OFFICIAL USE 
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REQUIRED. WHILE NEW FENCING FOR PEURIFOY IS DESIRABLE, IT CANNOT 
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AT PRESENT BE JUSTIFIED FOR SECURITY REASONS. 

6. NO COMPLETED CONSTRUCTION REFERRED TO ABOVE WAS UNDERTAKEN 
WITH RSO APPROVAL; PROPOSED SECURITY CONSTRUCTION HAS RSO 
CONCURRENCE. 

KINTNER 
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